To the Right Honours: 
The. LORDS Spiritual and Temporal; 


And to the HoxourasBLE the 


COMMONS of England in Parliament Aſſembled 
A PROPOSAL to Mend Rye Harbour in Suflex. 
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Is Humbly Offer'd by Robert Colepepyr; Gent. 


Lu 


May it pleaſe your Honours. 


H A T Harbour is by (Numb. 10.) on the Map 
herewith given, and was Faulty in 1635: And 
then Repair'd by an open Navigation on Apple- 
- dore-Channel , and the Rother ; And the ſame 

Harbour may be Repair'd, again, If your Honours 

_-approve ſuch Navigation, and will pleaſe to fayour the ſame by 
_Att of Parliament. 
That Work was done to mend a general Land-drain, that's 
-now in Decay as well as the Harbour, and both from ill Ad- 
vice in Draining. And altho* much Marſh-land was then uſed 
as a Baſon, yet the ſame only Subjefted Marſh Owners to great 
Charge, without Benefit; as herein after appears. 

The upper Levels were moſt Damnified by that faulty Drain : 
So their Commithoners of Sewers undertook to mend the ſame, 
at their uncertain Charge ;. yet other Commiſſioners of Sew- 
ers (allo Damnifyed ) did agree to make certain Annual 
- Payments towards that Work. Which Payments ,' or their 
-+Value by Purchaſe, and ſome Arrears due thereon ; together 
- with His Majefties Dereli&t Lands in that Channel: 1 hum- 
bly: propoſe to your Honours as a Fund for this Work. And 
-that the upper Levels moſt ſubjeft to Land-floods) do after 

QGleanſe the ſame Channel with the Rorher : And alſo Pay 
'Rent for that Part of the latter in Witterſham Level, and main- 
-fain the Banks there, and higher-up, as m their ſaid Agree- 
nent. Ando they will-be Jon fe greaiet Gharge on draining. 
ET — the Gentlemen concerned; were” fatisfyed 
n-theKing's Title to ſuch Narigation the laft Seſſions of Par- 
ament. Yet notwithſtanding that Title, 1 do not believe 
Fuch Bill will find aiy Favour, while your Honours and thoſe 
Gentlemen apprehend' their Marſhes will be Drown'd thereby. 
Therefore it ſeem'd fit-I next ftate their Objettions, and An- 
? er the ſames a 2. | $0 PRC 0s | 


- -Obj A. 1. Theuppermoft Stop in pledore Channielat Num. 6. 

Ir roy was made in 1623. 2 That” the Tides might flow no 

more, above that place; Therefore it'appears the Land-drain 
ad then ſome defeQt in that part, 


&. Anſw. 1 do not find our Anceftors( in their Books of Sewers) 
avexecorded the Damage their Drain receiv'd : And do not think 


' cauſe that ſoil is 


= . p . R 
: v i Z 
G = « - $ N ”r7 1JOUTYS - 817 SS DIODTCIHETITIONS LUULCINIITIE 

* wt -—_ A. *.,. Ar * bed = . * > 0 FY £ "Y , & & y . X wat” s 
oy ed ty urpon - | > gfe SXES"2xS Sq © ? EP »Y =P. 4 


On the ſaid View and Conſideration, 'twas Concluded, 
That a Channel or Cutt thro* Winerſham Levell, to give all 
Water free Influx and Eflux there, and in the Rother, was the 
beſt nieans to gain depth in Appledore Channel; elpecially if the 
1600 Acres were uſed as a Beſon ; Which Method was allo pre- 
ſented neceſſary by 48 Jurors. | i 1k 

The upper Levels, accordingly agreed for a Channel or Cutt, 
of 5o Foot Broad in the bottom ; and 12 Rods between Bank 
and Bank, thro* 1200 Acres of High Marſh in Witterſbam Le- 
vel ; and were bound for ever to detend thoſe Banks and Marſh- 
es, from Damage by ſalt or freſh Water : And by that Agree- 
ment, the Owners of thoſe 1200 Acres, were Annually to pay 
the upper Levels, ſo much toward the Sea Banks, as they paid 
before that Agreement. 

The upper Levels, alſo hired the 16co Acres of Low Marſh 
adjoyning, and were obliged to hold it as a a Baſon under 
ſalt Water, till (in Judgment of its Owners, the ſame could 
receive no more. B-nefit from Sea Sullage. Yet with Liber- 
ty to thole Owners, to incloſe any part on abatement of - 
Rent. | 

To preſerve the high Marſhes, great endeavours were uſed 
ſoon after the Tides were let in; yet they waſhed down the 
fore Lands and Banks thereof, and Drowned much of thoſe 
Marſhes. And fifice that, Inundation , 200000 {. or therea- 
bouts, hath been paid for Rents of Witrer Level, and 
works done there. Wherefore thoſe, Land, Owners deſire the 
Tides may no more have Inflax thro' Winerſham Level, to 
mend Rye Harbour at their Riſque and Charge ; Butdothink 
that Experiment ſafficiently tryed , and. may now paſs for im- 
pratticable in that Leyel, 


Anſw. Theſe Gentlemen I think ought to do no more Works 
in IWitterſham Level, to mend either Harbour or Land; till they 
ſee the Rock that 1o racked their Anceſtors, and find the ſame 
avoidable. For whoſe ſatisfattion therein, I inform ;. That all 
Rivers cut by Water or Hand Labour in Sea Sullage, dv fret 
and waſh away ſoil, till they come to moderate running z be- 
penetrable, So moſt Channel Room: will al- 
ways attend the greateſt quantity of Water there. _. 

The old Channel North of 0x»y, {where well proportion'd) 
had CIS z pong | 26 327 Þ AY as 0 " jo wad +» __ "” q new Uur Md, gra. \g k _ 


: dore-Channel , and the Rother ; And the fam: 
Harbour may be Repair'd, again, If your Honours 
_-approve ſach Navigation, and will pleaſe to fayour the ſame by 
_Att of Parliament. | 
That Work was done to mend a general Land-drain, that's 
now in Decay as well as the Harbour, and both from ill Ad- 
vice in Draining. And altho* much Marſh-land was then uſed 
as a Baſon, yet the ſame only Subjefted Marſh Owners to great 
Charge, without Benefit; as herein after appears. 
The upper Levels were moſt Damnified by that faulty Drain : 
- So their Commiſhoners of Sewers undertook to mend the ſame, 
at their uncertain Charge z yet other Commiſſioners of Sew- 
ers (allo Damnifyed ) did agree to make certain Annual 
- Payments towards that Work. Which Payments ,' or their 
-+Value by Purchaſe, and ſome Arrears due thereon ; together 
- with His Majefties Derelit Lands in that Channel: 1 hum- 
* bly: propoſe to your Honours as a Fund for this Work. And 
that the upper Levels moſt ſubjeft to Land-floods) do after 
Cicanſe the ſame Channel with the Rorher : And allo Pay 
Rent 'for that Part of the latter in Witterſham Level, and main- 
tain the Banks there, and higher -up, as 1n their ſaid Agree- 
I Ando they will-be attar the greateſt Charge on draining. 
: T apprehend the Gentlemen moſt concerned; were fatisfyed 
(the King's Title to ſuch Narigation the laft Seſſions of Par- 
liament. Yet notwithftanding that Title, 1 do not believe 
Fuch Bill will find any Favour, while your Honours and thoſe 
Gent! apprehend their Marſhes will be Drown'd thereby. 
Ttwer the ſame. 


© -0bjeR. 1. Theuppermoft Stop in Appledore Chantiel at Num. 6. 
in Map, was made in 1623. That the Tides might flow no 
more, above that place. Therefore it appears the Land-drain 


next ſtate their Objections, and An- 


had then ſome defett in that part. 
* Anſw. T1 donot find our Anceftors( in their Books of Sewers) 


'haverecorded the Damage their Drain receiv'd : And do not think 
fit to-entertain your" Honours with my apprehenfions touchin 
the ſame where Proofs are wanting. But will preſume to fay thoſe 
Lands were long Drain'd by that Channel before 1623. even frum 
1272. - At which time the Kother left Rxmmy out-fall (Numb. 14.) 
and fell into the Sea at X ye. (Numb. 10.) If well itform'd by 
the Hiftory of He&or Boierhizs. And that the ſame ftop was the 
| made in that Channel, ſeems plain from Records of Sew- 
: For the then Commiſſoners apply'd to the Lord Warden 
that time being; and obtain'd permiſhon for that ſtop, till 
found hurtful to Xys Harbour ; but the latter ſtops were made 
without fuch Application. 
* The upper Levels then were Drain'd 350 Years, cither by 
*common or extraordinary Charge, then attended that Navigable 
Channel. And whatſoever Evil our Anceſtors hoped to avoid 
by-cheir ſtop, yet the Drain that ſerv'd 350 Years, ( while 
an- open Channel) was quite deſtroy'd in 12 Years by that 
Rop, as the following ObjeQtion ſhews. 


= Obje. 2. That before 1535. 3000 Acres lay Drown'd, and 
2c00:more was much Damified with Freſh Water in the upper 
evels. Alſo the Drains of Rumney, and Wallmmd Marſhes, 
much Decay'd in Appledore Channel. -And* 1600 Acres of 
Marſh was Decaying , and like to be loſt in*Witterſham 
evel,” call'd the Baſon there. Wherefore the' Commiſſioners 
t the Sewers, and Land-owners ſo Damnifyed, met on Views; 
and found | Appledore Channel. \( their general Land-drain) had 
oft much  D-pth , by Sea Sullage that dropr and ſublided 
rs by Salt Warer fanding dea 
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- that 5©o Foot Cut, till it made the ſame a ſuthcient 


"Channel, and Witterſham high Marſhes. ;* For by ſhewing 


& againſt their ' top, at 


Deſt x eans to r: 11 depth in edc e "har 1 1: eſpecially if th 
1600 Acres were uſed as a Beſon ; Which Method was alſo pre- 
ſented neceſſary by 48 Jurors. © 7 8 

The upper Levels, accordingly agreed for a Channel or Cutt, 
of 50 Foot Broad in the bottom ;z and 12 Rods between Bank 
and Bank, thro* 1200 Acres of High Marſh in Witterſham Le- 
vel 5 and were bound for ever to detend thoſe Banks and Marſh- 
es, from Damage by ſalt or freſh Water : And by that Agree- 
ment, the Owners of thoſe 1200 Acres, were Annually to pay 
the upper Levels, fo much toward the Sea Banks, as they paid 
before that Agreement. 

The upper Leyels, alſo hired the 16co Acres of Low Marſh 
adjoyning, and were obliged to hold it as a a Baſon under 
ſalt Water, till (.in Judgment of its Owners, the ſame could 
receive no more. B-neft from Sea Sullage. Yet with Liber- 
2 to thoſe Owners, to incloſe any part on abatement of 

ent. | 

To preſerve the high Marſhes, great endeavours ,were uſed 
ſoon after. the Tides were let in; yet they waſhed down the 
fore Lands and Banks thereof, and Drowned much of thoſe 

Marſhes. And fince that, Inundation, 200000 {. or therea+ 
bouts, hath been. paid for - Rents of Witterſbem Level, and 
works done there. Wherefore thoſe. Land, Owners defire the 
Tides may no more have Inflax thro' Winterſham Level, to 
mend Rye Harbour at their Riſque and Charge ; Butdothink 
that Experiment ſafficiently tryed , and. may now paſs for im- 
pratticable in that Leyel. 


Anſw. Theſe Gentlemen I think ought to do no more Works 
in IWitterſham Level, to mend either Harbour or Land; till they 
ſee the Rock that 1o racked their Anceſtors, and find the ame 
avoidable, For whoſe ſatisfattion therein, I inform ;_ Thar all 
Rivers cut by Water or Hand Labour in Sea Sullage, do fret 
and waſh away ſoil, till they cone to moderate running z be- 


| cauſe that ſoil is penetrable, So moſt Channel Room will al- 


ways attend the greateſt quantity of Water there. 

The old Channel North of 0x»y, {where well proportion'd) 
had more Breadth than was intended for the new Cutt. Yer 
the latter was ro carry moſt Water 4 and that by all the Baſor 
could receive. Which Baſon being a deep wide vacuity laid open to 
an Arm of the Sea. The ſame might draw.the Water thro' that 
50 Foot Cut with great Rapidity, till Three quarter Flood ; A- 
bout which time the fore Lands of that high Marſh might be- 
gin to carry Water. Which Rapidity did continue, to widen 
or” Channel, to fill, and empty that Buſon in Tide and Ebb; 
Ao that by ſuch moderate running, as attends Marſh-chan- 
note” -+7 | 

The Water however could nut-come to ſuch moderation and 
leave fretting, till it did bring that 50 Foot Cut, to.a Water- 
fret or Chatinel of 500 Yards broad. Yet but proportionable 
with the 'Watet- fret in Appledore Channel, (as on View may ap* 
appear) Nevertheleſs the like penetrable ſoyl remains, in' which 
that Water-fret might have grown much wider, had more room 
beeti wanted, ſo. to fill and empty that. Baſor. 

I have drawn the ſaid Baſon to contain 1600 Acres, by the 
Scale in the Map herewith delivered. . And thereby have alſo 
laid down the Water-fret of 500 Yards Broad, thru”, Appledore 
that 
Baſori as the Tides, found it, and the Fret that filled the ſame 
as made by the Tides; 1 ſeem the more preceptable in anſwer- 


ing this ObjeQion, I alld ſhew my. propoſed Channel- in. the 


500 Yards, Water-fret 3 yet my Channel is much too-nargow. 
to be truly ſhewn in this Map, and the 50 Foot Cut made 
thees kotimerly, bor well ts bo ſhemn,.. 
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The Cut our Anceſtors made to fill the Baſon, was int Breadth 
but the Thirtieth part of the Fret or paſſage rhe Water ntade 
to fill-che fathe. So their ill advich ſhewn by BaftH anfl 
Water. Andtince their want of Breadth was fo great, the Tides 
might raiſe the Water many Foot higher in Apyledore Chanrel 
by Three quarter Flood, than the 5o Foot Cur, could raiſe the 
{m2 in the Baſgp by chat time. This Av6ulld give the Water 

\ ron Fa!l and Rapidity, Sv the ſame «might waſh down 

1n55-arft 44rfhesapace;. And Works that fol nuch 6ppoled the 
Watcts Teridancy, m1 ghe well fail. And fince ſo great a Baſon 
Xas 5 made in 1635. with an ill proportion'd Cut to hill the ſame ; 

| I pro pat © no Baſon ; thertfore what'T now-offer was not trh- 
e ge al \ I: 


6je(4, 3. The freſh andſalt Water had the propos'd open Chan- 
re Hh "Wire 1m Exvelt, and allo round 0xhy at the ſame 
timez yet then Sullage did ſubſide the\Chaagel near Reading, 
(Numb. 4.) and there raiſed a ftop of Said ifolme 60 Rods 
long-;-and-to ſuch height; "that "the fate turned Tow freſhes 
back to the Cut in Myytham Wall ( Numb. 3. ) And the old 
Rothers other parts from (Numb. 3.) to Appledore Channel, 
were made very narrow. by.iide Benches; And of late Years -ve- 
ry much Sullage -is fertled: in 4ppletore Chantiel, near down 
to $95e5: Which Sullage Will come itito IWinerſham Cut and the 
Rather 3 and fill the. lame were they lafd "open as delir'd. 


Anyſw, Tonchingthe ſtop at Reating,(Num. 4.31 apprehend the 
Tides flowed up Wirterſham Cut and Baſo#, into the Rother, at 
(Nwmb. 32.3 avid there divide, ard both flow np and down that 
Channel ; but becauſe Witer will rather run with a ſmall Cuc- 
rene rin Span it, thercfore I appreh d the Tides flowed 
downwards ill by Were che Redding, by the other Wa- 
ter that cane up nib. 5.) So at Keadin 
thsfe two Water Na 0h, © My againft/the other 3 cull the 
Tides left flowing 3-and in that Jos = . Sullage 3 
which by ſubſidence made that fto he Wager 
went up. by Apptedere, could nor Wi- 
terſham Paſſage was open; "becauſe a hoe with 7 Was made 
af Reming every Twelve Hours, (over the- Ts Jand 
that to the Sigh of high Water. Nor'could the Water (with 
any 2604 Strength) flow up the old *Chantiet, from Maytham 
. all, (Numb. "dat way by th Bodyam (Numb, t.) till a oo 

| 'was- turn'd of the ſaid Rop, 
wy & "by Water: Th Ir BE two Waters had Fag - 
ox Op two ſever) Charinels, " $i the Tides had been ſpent, and 

Cop met ; the ſame Sand fo ſettling, can be no pre-' 
care a fingle Channel. Nor Yo thoſe Channels, in 
3 me =! that m o propoſal, was tryed in 1635, 

Ay to age fertled in tide Benches ftoih (Numb. 4.) up 
to (Nitr ry = down. to (Numb. 6.)'I ſay the Paſſage thro” 
Winerſham Level, divided the freſh Water, bereen that Paſſage 
and the _ Rother. Yet the whole Water was not ſufficient 
- A otter, without help from hand Labour to- wit, 

of ſide Benches out of che ſame. 
inerſham Paſſage took all the freſh Water in Summer, 
( Bo nd ft ) and far above half in Winter, 
for t; or Witrerſham Wager-paſſage is one part in'3 ſhort- 
25 he old Circular Channel 'of the Rocher ; and conſe- 
has {6 mnch thi more fall. For admit the deſcent 
Myytham "Watt, (Numb. 2. ) bh Craven GutGl, 


(Np b, 9.) is 6 as 6 Miles, < | 
rerfhl EHeret, lr ar al 2 the old, 
ne. Chan- 


id 


) 


$Hice the Tides have a tendency to leave Sullage in Apple- 
dofe'C hanifeh we ited fiot fear any quantity wil thence re- 
move ; but were that Cltafinel-nerer ſo clean, yet 'every Tide 
would carry in Sullage, and ſoon deftroy the Navigation and 
gp I pre pa If by cafting of fide Benches out of the upper 
ad freſh y <P 'there, the ſame would not be kept open, 

a be TonDh Sal "Þaſt, to ſcower the lower part. 
ib ſach cafting witha ſſnall freſh from two Mull-ftreains, drain- 
ed oy Whnchelſea Channt (Numb. 41. the lower half of that 
Cha nel is conſtantly kept clean and deep ; and the fide Bench- 
&s there caſt out, do colt Three Shillings the Rod, or there- 
bouts once in 5 Years. And no teaſon appears, but ſuch caſting in 
the propos'd Channel, may perform as well (if not better ) 
for this laſt Channel drains 9 Mill-ftreams; yet no Mill ftands 
on this Channel, propos'd to bz made Navigable ; but many 
fron Works are on the Mill-ftreams, and would be much ſerved 

by ſach Navigation. 


ObjeR. 4+ That we have the Example of the Dutch for 
ſhutting the Tides out of our Navigable Channels by Sluces, 
who have long uſed them with good Succeſs; and they are 
a People well efteem'd for Draining, and by none tho 
Enemys to their Navigation. And when part of a great Land- 
floud Drowns many es,. before jt comes into-the Initank'd 
Channe),. and there other part of that Sond ages m $ bigh 
Spring Tides, and ſo [wells migher then the Marſhes; r 
want of Sluces to keep the Tides back, thoſe Marſhes muſt lie 
the longer under freſh Water. 


Anſw. Firſt, touchia: the Example given us by the Duteb; 
I ay, the Spring: water and Land-floods Drain'd by their Chan» | 
nels, bear very, little Proportion. with ours in quantity 5 Nor 
have they ſuch Deſcents | N zngthen their motion; Therefofh _ 
the Dutch , Frelhes are.net ſufficient to "ee vut the. 
and Sea Sullas ge, would 
Channel, ſhould the 
half of- : Channel be 
ſcowe vg Sulla 
and Þd 


_ 


water wh our 
Or Come as near it, as Our 
ſo far make the King's Fe 
on Dutch Bottoms, Long 
\ Ton out of Eno, which, the. a 
ouching our uſe Poe, to keep Spri 
Lind ods , and. ſo ho ding our Marlhes, the longer uns | 
Fo - Fl Waeer. I ay, che hl gheſt x Tides make: the - 
reateft reverſe, ayes. the leafi t Water-in our _— 
—_ and Channels ?- for ſeveral Miles next the Sea. For the 
Sea makes a large vacuity at low Water, ſutficient to receive any 
Land-flood comes in reach ea ;Ebvs. ” But in-parts'o0f the ſhine 
Channel, where the bg iba barkooery and-\Ebb; There 
following Rains may- nd-flood hjghz becauſe this part - 
of the Channel empties 4 elf into the part! next below it,:. 
where Breadth doth _ | Increaſe, 


 pables ihe _ thee F 
hope we ſhall not ſaffer that 

ſubmit to from neceſſity, | 
Tides from 'meet- ' 


_— _- — » Q * . _ 7 
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Anſw. Fouchingthe ſtop at Reatimg,(Num. 4.)I apprehend the 
Tides flowed up Wirterſham Cut and Baſo#, into the Rother, at 
(Wirmb. 2.) did there divide, ard both flow op ard down that 
Channel; but becauſe Water will rather run'with a ſmall Cuc- 
rene thi againſt it, therefore I apprehend the Tides flowed 
downwards; till they were met at Reading, by the other Wa- 
ter that came up 'by -Appledore, (Numb. 5.) So at Reading, 
thefe two Waters Were 'up, one againft/ the other ;_ till the 
Tides left flowing 3-and in that time they dro Sullage ; 
which by ſubſidence made that ſtop... But conclude the Wager 
went up by Apptedere, could nor flow round o&, while 1ir- 
rerſh2m Paſſage was open; becaufe a Rop with Water was made 
at Rexdirg every Twelve Hours, (over the-Sand ſtop there) and 
that ro the tieight of high Water, Nor'could the Water (with 
any 2604 Strength) flow up the old Channel, from Maytham 
Wall, (Numb. 3.) towards Bodyam, (Numb. 1.) till a Cur- 


rent 'was- turn'd that vey by whe De of the ſaid Rop, o 
made 'by Water ; Therefore, unleſs theſe two Waters had How: 
ed tip two ſeveral Channels, till the Tides had been ſpent, and 


had never met ; the ſame Sand fo ſettling, can be no pre- ' 


ſ:dent Sp a ſingle Channel. Nor do 'thoſe Channehs, in 
any meaſure ſhew that my propoſal, was tryed in 1635," * 

As to the Sullage fertled in tide Benches from (Numb. 4-) up 
to (Nitth, 2.)'and down. to (Numb. 6.) I ſay the Pale giro' 
Winerſhem Level, divided'the freſh Water, between that Paſſage 
and the old Kother, Yet the whole Water was not ſufficient 
to {cower the Kotter, without help from hand Labour; to- wit, 
the c#R g of fide Benches out of che ſame, 

The Winerſham Paſſage took all the freſh Water in Summer, 
(as Rekdiny Sand ftap Ihews ) and far above half in Winter, 
for the- Cut, or Witrerſham Wager-paſſage is one part in'3 ſhort- 
er thart the old Circular Channel of the Rother ; and conſe- 
quefttly has ſ6 mach the more fall. For admit the deſcent 
between Maythim Watt, (Numb. 2. ) and Craven Out-fall, 
(Numb, 9.) is 6 Foot, Thien as 6 Miles, of - Channel thro' 
Wirerſham Level , hath 12 Inches fall to <ich Mile; So the old 
Channel-can have but 8 Inches to a Mile; the lame. Chan- 
ne wenning 9 Miles, 'to' come againſt Crave» Out-fall, 


o — 


ding 


road.) 


Channel,. and there other part © 9 .and-floovd mect$ hig 
Spring Tides, and ſo [wells higher then the Marſhes: Then tor 
Mok of Sluces to keep the Tides back, thoſe Marſhes muft lie 
the longer under freſh Water. 


Anſw. Firſt, toubig th 


7 


epth of - 


[And 


For 
Sea makes a large vacuity at low Water, ſutficient to receive any - 
Land-flood comes in reach of irs /Ebds. © But in parts '0f the aine 
Channel, where the Salt Water doth nor, flow-and/Ebbz There | 
following Rains may: keep a Land-flood hjghz becauſe this part - 
of the Channel empties it ſelf into the part next below itz! 
where Breadth doth little increafe, 


Theſe Obſervations alſo, appear from Fadt; ! for Land-flgods | 
obſtru& Travellers ſeveral Days at ſome, diſtance from the Sea; 
yet the Outfalls of choſe Waters, are drawn, downevery Ebb. 
To prob this, the Land-floods on Newindey Highiway (Num« 2.) * 
an 


Ebbs at &.ye, (Numb. 10.) will afford:an inftance to the + 


upper Leyel-owners;z For the ſaid High-way .is hardly pn q 
for many Days, yet from their Sluces to &e, the greateſt Laiid- . 


flood runs very ſhallow at Low-water, a bY ws 
| Apptedore Chann*l, as are not" 


. - | . 


So-much of. &ze Harbour, and 


, : 


yet Imbank'd and Drain'd, then feem remains of a Bafois, that 


Empties it ſelf into the Sea every Ebb; and; is reblled in'-6 7 


Hours, (viz.) by Salt Water the Tid.s bring-in, ard Freſh that -- 


ets thro* the Sluces, before they are ſhut by the; Tides, - There- 


ore to that time the Salt Water comes zato the: Baſon, doth 
exceed the Freſh in quantity, as the Harbours Mourh exceeds” 
the Sluces in- Water Paſſage: And from the. ſhutting of the 
Sluces, that Baſon muſt fill wholly with. Salt Water ;3/and; Wa-: > 
ter then ſpreads to the greateft Breadth. £0 'the Baſon of * 
Water goes to Sea every Ebd, carrys very little Fr 
ter. out with the ſame. 


Wa 


1e open Channel propoſed, would carry out-Sixteen times e 


as much Water as the Sluces, or thereabouts,: when: the Slutes: | 


le the ſame is filling ;, and eſpecially when the 


, Ca molt; and, would Contribute ſo much, mote: freſh Water -» 


to the B vhi 


So far are open: Channels from: Land<: 


uces from 
'Land: 


Jonger, jo, AN 
the Suces te, and mike the Wzrer wel the 


do "= 


» 
LY 


Draining them ſooner but and' 1 


LE 
U 


LC Bain Wane _ 

daſhes are mal Drowne ; For the greateſt Land:flocds preſs. 1 
- hardeſt on the Tides, and frop them neareſt tothe Sea-in atx ''» 
h'. a anc 1 


there z yet the Banks prevent” Damage; as in,6ther ſuch Chan- 
© nels, and the ſame Water preſentlyabates ; and much the faſter 
in'an bpen Channel, as before ſhewn. 


, | ; =” % # * 566 #44 6 ” -- 
objet; 5, That Appledore Channel (the general Land-Prain) 
was always in the upper Level's Commiſhun of Sewers 3” near 
down to Rye: And no more than a Power to ſew into the lame, 
contained in any Commithon of Sewers between the upper Le- 
vels and the Sea : Nor did tlioſe lower Commiſſions contribute 
towards the Cleanſing of that Channel betore 1635. 


" s * : 


After 1935. the Lords of Rumny a2d Commiſhoners of Walland 
Marſhes did enter into an Agreement with the Commilſioners 
of the upper Levels, containing ſeveral Conditions on the part 
of the larter, to be performed, (viz.) That thoſe Commiſhoners 

- thould turn their freſh Water vver to Runmny fide of Appledore 
Channel, to make and preſerve Depth near the Sluces there ; 
and never after alter the Courſe of the ſaid Water. " 

In Conlideration of which Water, and for the upper Level's 
great Charge ou their Salt Baſon, aud other Works; and the 
Benefit thereby, received by the Lords and Commihoners of 
Kumyy. and Walland Marſhes (wiz. by the better Draining ſuch 
of their Marſhes as fue Water into that Channel :) They the 
ſaid Lords and Commithoners did agree to Pay the upper Levels 
1601. per Annum; Which Payment to continue ſo long as thoſe 
Lands ſhould be well Drained by the upper Level's Yorks z and 
no longer, Yet with Proviſo, That the ſaid Agreement ſhall 
not be drawn into future Precedent,  _ _ 6 

Notwithſtanding the Proviſo, and that Kumny Marſh, and other 
Marihes below them , Paid nothing towards Appledore Channel 
betore 1635. And alſo the upper Level's.Stops ; whereby they 
have turned their freſh Water croſs chat Channel to Rumry fide, 
below the Sluces were in 1635. and thereby forced- Rumny, and 
Wallend Marſlgs to lay new Sluces nearer the Sea,- Which 

e muft be.repeated as more Stops ſhall become neceſſary. 
And notwithſtanding the upper Levels have alſo Drained their 
Baſon ; yet 'tis now defired that the 160 }. per Annum , maybe 
perpetuated by At of Parliament; and made falcable, to raiſc 
Mone] Ih, Foe © zen Channel propoſed. Tho? if ſuch At paſs, 
and the Wo | 
for Draining. 


thour Charge, 1 Dos 


Kill preſerve depth ſo to 


lled Blackwall, was made 


| ox polige no freſh Al the fame Wal ſe hw 90 


"] Je , ANC 6.900: 
ry and the other. 700 Acres under freſly 
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yV ater, as ni LEES 220% DS. 404 EASE lis Lit 444 aolgfs. 
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ork fail; Then thoſe Lands Will -be doublg Charged: 


 thewn £ | 
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liable to continue their Payinents, whether Drainedby aii open 


% 


Touching the open. Chamel's ſaficiency to rai Rumny 


Marlh, and other Marſhes lower down. I ſay, that further uv 
than their-SJuces, the op2n. Channel will 'be drawa' Low; over 
Ebb :, Therefore all Lands ſo near'the Sea” mult be well drained 
thereby, except low Bug3. . And a narrow IWarer Fret'in Appte- 
dore Channel agaialt thole Sluces, is now ſcower'd.only. by the 
upper Level's Freſh , and by Sait-water Leaks throngh' their 
Sluces in Tide time, and returns at EhþX. '* _ _.... "70 

The ſaid ſmall Inflax atd Eifux perform ſo' well, that I hear 
of no Lands there ill Drained ; and.the open, Channel will ex- 
treamly increafe that Influx and Efux.. So here is fatt ar home, 
to ſhew thoſe Lands mult be Drained well by ſuch open Chah- 
nel. Andall Marſh Lands in the Map were made by ſalt Water ; 


*) 
. 


' And Sluce-ſtops were allo uled in Winche!ſz4 Thaanel (No: t1.) 


till the ſame were removed for obſtrutting their Drainz and now 
that Channel maintains a good depth much farther trom che Sea 
than- Kumny and Walland Marſh Sluces ; And many wore Pre- 
cedents might be cited, ,did the ſame ſeem neceſſary; _ - | 
Touching the Side Banks to be made for the. operi Chatinet, 
and the futhclency of the ſame to ſtand there; I ſay, the Work- 
men in.thole Parts, haye of late years made mapy $Sea-banks, i 
Wirntrſbajn Level; and Stops. croſs the deep Waterttret there , 
and in- Apzledare Channel. Which Stops and. Banks Were muth 
more, expoled to Storms than my -Chattacl Banks will be. £0 
no failare in the faid Channel Batiks mav de pteſumed irreparable. 
And.now I hope att Objettions are anſwered, + SPY 
By an,open Channel; I apprehend much Monty may be ſaved 
(othetwile ſoon to. be. ſpent'and loſt) viz. by the tipper Levels, 
on a new Stop or Out-fatl. And by Auntry and Wallind Marihes, 
on a new Channel and Staces, to iffue their Water our. below 
ſuch new Out-fall of the upper Levels. *-For the open Channel 


- propoſed will ſcower all neceflary $laceswhere they now lie. 


I d&'. not endeavour tor break Agreements 'by which any Lands 
were Charged-for Draining ; but defire the preſegt Owners may 


+ perform-the ſame, to which they ſeem liable as before; And 
"that Jome-Marſhes that but lately uſed Appledire Channel (the 
common Land-drainfF 
- other Contributors agreed to pay for Draining thece. - And this 
: Money, . with 'the Dexelift Lards- propoſe 


Y pay to the Charge 'of the ſame; ag 


| fed; as other part-of a 
Fund fer this Work ; being laid duton-an 6pen Channel ; the ſume 
will mend the Drain, and;Harbatr both, and feems the only way 


— 


t0 make cither of them lftivg. - 8 4 u99 W's | 
+ Touthing the Bar; or-Bat'in Ke: Bay. The Water ghers ut * 
Calms, and neac tow Efb;has no motion but a ſmall ſwell again 


the Shqres, and back .again, . So. when a Channel falls into-uch 
Bay, the Water ofthe Channel loſe its niotion and ſtrengfh, 
fubſides till that Water is Aifturb24 


never Giflodge it. Therefore a great Etflux ſeenis no farther 
uſefat on a Bar, than dy.lafing the Sand makes. the ſadfie, in peacly 


and drop. Sand ; "which | 
- by NE ſuch Efqtux as" cangot keep. Sand in motion, can 


of Storms, , For tho? all Water.naw. within tlie Bar covers but 500 


Acres, or thereabouts;-.yet.4his Bar-is now as+ Navigable, as 
when 3000 Acres hore. of Marſh lay under alt Water, that's 
now drained,.,. That $coAcres ſeem more by:the Map, but the 
ſame was nor nicely plortech, for ate the South ChanneBsſo co be 


.” 
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© Lands Ihould Ne well Vrained by tne upper Level's V/orks z anc 
© no longer, Yet with Proviſo, That the ſaid Agreement ſhall 
not be drawn into future Precedent,  _ _ 3 EA a 
Notwithſtanding the Proviſo, and that Rumny Marſh, and other 
Marihes below them , Paid nothing towards Appledore Channel 
betore 1635, And alſo the upper Level's.Stops ; whereby they 
have turned their freſh Water croſs chat Channel to Rumry fide, 
below the Sluces were in 1635. and thereby forced-Rumyy. and 
Walland Marſlgs to lay new Sluces nearer the Sea,- Which 
Charge muft be.repeated as more Stops ſhall become neceſſary. 
And notwithſtanding the upper Levels have alſo Drained their 
* Baſon; yet 'tis now deſired that the 1601. per Aunum , may-be 
perpetuared bf At of Larimer and mage cable, raiſe 
lon the open nel propoſed. 0 if ſuch Aft pals 
and 4: Work f reed 
for Draining, 


Arſw, 1 preſume all Marſh Owners, have.a Right:to Drai 
into an :djoining Navigable Channel without 5G Provided 
- the Natural Helps of ſuch, Channel, will preverve depfh ſo to 
© Drain ; But Kum7y and alland Marſhes could rot ſs Drain, as 
their Agreement beforementioned 
Helps then thoughr nocefiary, were done. by the upper Levels 
(as agreed on) and remained, till the Stops cmpltincd of, were 
| on neceſiary to Drain the upper Levels, in their Method; 


ut thoſe Stops yet cauſe no Prejudice to Rumny and IWallind + 


* Marſhes, or any othcr, ſave the Charge they have Paid, or may 
\ de pur to, on few Sluces lower down. 

.. Touching the laid Stops, I ſay yet turther, That in 16465, 
the Brſon was fond much too large for the, Cut made to hilt the 
ſame ; Therefore a Bank (No. 7.) called Blackwalt,, was made 
croſs that Baſty z with Slnces therein to obftru falr Waterg and 
| give paſſage to, the freſh | | 
Acres open to {alt Water, and the other. 700 Acres under freſt 
Water, as the latter remains. 


» Bronte = w o%4 - PRE - UT ia Us » #4 Id «4 - 
It appears there was then no inteprion 0H Prajn Land;by.this - 
r 


ie Ne | to. the 5ea, much Sullage 
id damnifie many Lands jn;the upper Levels; 


Stop; yet on the ſide thereof.n 
baded, and did damaific ma 
ore (as a growing Evil) that Sullage was confidered- in 


their pag Sewers... And 'twasthe Conmilhoners opinion, 
hat, the ſame: Sullage might be raiſed much bigher , by the 
falt Water, and own al their Marſhes with freſh Water. . 

d avoid ſuch Drowning, a ſecond'Stop was made below that 
ſlage; Which.ſecond Stop did Drain, the Sullage raiſed ;by 
Ie Fl , and raiſed more Sullage on its fide-next the Sea; after 
rained by the third Stop. ., And thus they went tower with 
JOP%s till they Drained all itterſkam Level, and part of /pplc- 
acre Chatinel ; as (No. 9.) ſhews, TY IE 
| As thefe Stops, come nearer to. the Sea. 

the general Land-draip} ſouner, decays; becaule there the Tides 
| x a ba ro drop oSullage ; yet the upper Levels are 
Art damniftted, and now want a new >top:or-Qut-fall nearer to 
ye :' Tho their laſt Stop was made but ſpe, Year fince, or 
thereabouts. So in this Method they muit ſoon deftroy &ye 
Harbour, and probably much damnifie many Marſhes Drained 
brough the ſame, 
- The Drowning of the upper Levels thus kept off by Stops, 
Was no other way avoidable, ſave by an open Channel. So here 
appears a neceſſity to Drain that Baſoz z either by Stops, or 
Phanrel-banks. And the upper Levels had no Power to keep 
the ſame Baſon always open, as a by their Prioxg A 
ment with Wirerſbam Level,hcrein before mentioned x For thoſe 
and Owners bad Power to make ſuch Side Banks as are now 
ropoſed 3 Nor is the Continuation bf that Baſon made a Con- 
ition of Payment, but that Condition is food Draining at the 
per Leyel's Charge ; And by theit W - #hd Warer”, the 


il; Then thoſe Lands Will be dvublg Charged: 


ſhews x and the ſupernatural-: 


£0. the freſh. And the ſame, Wall left about.goo- 


Appledore Channel 


cedents might be cited, ,did the ſame ſeem neceſſary; |  :; 
Touching the Sjde Banks to be made for the. opea Chatinet, 


and tlie futhclency of the ſame to ftand there; I ſay, the Work- 


men in.thole Paxts, haye of late years tide many Sea-banks, i 
Wintrſbajn Level; and Stops. croſs the deep Water*tret there , 
and in- Appledare Channel. Which Stops and. Banks Were muth 
more, expoſed to Storms than my -Chatiael Banks'will be. £0 
no failnre in the faid Channel Batiks mav be pteſumed irreparable. 
And:now I hope att Objettions are anſwered; '- IH 
By an,open Channel; I. apprehend miich Monty may be ſaved 
(othetwiſe ſoon to. be ſpent'and loſt) viz. by the iipper Lovels, 
on a new Stop or Out-fatl. And by Runtry and Wallind Marihes, 
on a new Channel and Stnces, to iffue their Water our. below 
ſuch new Out-fall of the upper Levels. *-For the open' Channel 


+ propoſed. will ſcower all neceffary Slaceswhere they now lis. 


I d&'.not endeavour tor break Agreements by which any Lands 
were Charged-for Draining ; but defire the preſegt Owners may 


 perform-the ſame, to which-they ſeem liable as before; And 
"that ſome-Marſhes that but lately uſed Appledire Channel (the 
"common Land-drainy May pay to the Charge 'of the ſame; ag 
' other Contributors agreed to pay for Draining there. / And this 


Money, . with 'tlie Derelit Lands propoſed, as other part-of a 
Furd fer this Work ; being laid duton-an 6pen Channel ; the ſme 
willmend the Drain, and;Harbobr both; and feems the only way 


to make cither of chem laftiog. =: 1. Wi, 
Touthing the- Barg or:Bat'in Ke: Bay. The Water hers ut 
Calms, and neac tow EfÞ:has no motion but a ſmall {ſwell againft 
the Shqres, and back..again, . So. when a Channel falls into-!uch' 
Bay, the Water ofthe Chanfgelmutft loſe its motion and ſtrengfh, 
and drop Sand ; "which.Sand fublides till that Water is Aifturh:& 


| by Winds; for ſuch Efttux as". cantot keep. Sand in motion, can 


never diflodge it. Therefore a great E ſeenis no farther 
uſefat oh a Bar, than by laying the Sand makes. the ſadtie, in yeacly 
of Storms, For tho” all Water.now. within the Bar covers but 500 
Acres; or thereabouts;--yet 4his Bar-is now as- Navigable, as 
when 3000 Acres more of Matſh lay under falt Water, that's 
now drained, That $coAcr&s tem more by:the Map, but the 
ſame was not nicely” plotted, nor are the South Channels ſo co be 
ſhewn dn this Map, they are ſo ſi BY x. WW 
The above Bar is deeply. Imbay&d tothe North; and Weſt, by 
Beach-banks z were raiſed by great. Storms; For: the fame are 
much higher than any quiet T.zde comes.. .$0 Storms from" Eaft 
and South, drive $and fron the.Sea, and Bar, up dgainft. choſe 
Beach-batks ; atid bring it back by reverſe 3 but thatfreverſe can- 
not carry the ſame out of the Bay. ? $54 | 
The Bar is deferided from Northland. Weſt Storms, by. thoſe 
Banks, till the Starms that blow over theſe Banks, tan diftart 
the Bar Sand; and'drive the ſfaine out to Sei 3} but when any Sand 
ſo goes to.Sea,' the.Bar muſt exceed irs common, arid guarded 
height. For theſe Reaſoits Yexpett £5 do avthing oh this Bar by 
an open Channel. ChHSlf clita 9: TH, 
The Cape Channel with' an' Out-fall leſs Imbayed; may yer 
keep a-Bar as Navigable there, asany.Bar ina'Se4 of ſuch depth, 
arid ſo Efpoſed to Storms: If hereafter ſuch Work ſhall fiad en- 


* couragement, and publick Charge: Such new Our fall T would 


make againſt Pert Level, lying between Winchelſea (No. 1':) 
and Hafling (No. 12.) becauſe an Ovut-fall Bar there will be 
well diſturbed by Storms that blow in and out; and alſo-receive 
much more benefit from Side Srorms than &ye Bar hath. I appre- 
hend the Bar without this new Out-fall will lie above 6 Foot deep 


Lowywaters but.admit it ſhould be kept no deeper than 6 Foot, 
Ree nd 


e'Ships may come in at. balf Flood, and ride in the 
Channel, or ina Baſon may be made, wich Gates inty the Chag- 
nel, to receive: Ships in, and keep. Sullage ur, and. ſuch Ships 
may. ride in the Bay from low Water till half Flood, withuue 
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which Points they blow ſome three parts of the Year. The 
priacipal part of which Charge, will then be required fur 1280 
Rods of Channel Banks, or thereabouts. For {with ſome help) 
the Tides and Ebbs will make a better Channei there, than can 
be made by hand Labour, But 1o more of ch1is, till we ſee what 
Depth the open Channel will make in Xy? Harbour, between 
the Beach-banks there. 

T-hne Beach-banks of the Bay do Sufter Storms to keep the 
Bar or Flat Navigable there, from Half-foud to Half-ebb; for 
from Halt-flood, tmall Men of War, Tenders and Store-ſhips may 
come in z and better Ships may enter near High-water ; and a 
tew Ships may now Ride in the Harbour at Low- water. And *tis 
probable, an open Channel will make room and water for many 
more; For before the ſaid Imbankments, the Harbour's depth 
of Water, and Expaniton of the ſame, was much greater than 
the ſame now are. | 

I hops moze is not neceſtary to fatisfie your Honours, and 
the Land Ofners concerned ; Therefore now pray Leave to 
give Particulars, touching the Charge of this Work, And the 
Fund to Anſwer the ſame. 


Charge. ] By two Channel Banks, to run from Creven } 
Sluce (Numb. g.) up to Black-wall, (Numb. 7.) and from 
thence a tingle Bank to run near Suſſex Uplands, to the I. 


Weſt-end of Maytham Wall, (Namb. 3.) at which place 
this nzw Channel will fall into the River Roth:r, Which 
Banks I compute at 4040 Rods, aud hop? the ſame one 
part with'the other may be made for 33 s. the Rod, and 
afford Impliments for the Work 5 which comes to— 

- By Repair of old Channel Banks on the Rother, above 
Maytham Wall (Numb. 3.) aided 

By a Sluce in the Rorher., juſt below the new Chan- 
nels Paſſage into the ſame. To keep the Tides np 
towards Bodyzam (Numb. 1.) and Four ſmaller Sluces 
above the ſaid Sluce ; To keep the Tides out of ſmall 
Drains —_—_ 
By Repair of the two moſt Eafterly Breaches in May- 
tham Wall (Numb. 3.) and for two ſmall Guts or Trunks, 
To Drain that freſh Water Baſon (lying between the 
ſaid Wall and Black-wall ( Numb. 7.) into the new 
Channel——— —— 


6565 


"9 


I2CO 


—_— © 


ICO 


Total 


Fund.) To Fifteen years Arrears of 1601. per Annum, 
ſeems Due from the Lords of Kumny Marſh , and Com- 
miſſoners of Wallend Marſh z For abort ſo long fince | 7. 
they denied Payinent, Becauſe put to the Charge of { 2450 
removing their Sluces: and for other Cauſes of Com- 
plaint in the Fifth Objeftion, So if your Honovrs ſhall 
think thoſe Arrears due, and appropriable to this Work, 
Then the ſame (if right in time) Come tW=— - 

Yet Money: ſo ſpent on removing -of Sluces, ſeems 
deduttable from _—_— A | 

.'To Money may be raiſed'-by. 160 }. per Annum, 
at 20 Years Putcbaſe, If your Honours ſhall be fatish 
the open. Channel will be a..good and laſting Drain to 
to thoſe: Lands 3.and will pleaſe to. perpetuate that An- 
nual Payment —— > — — —— —— 

The 1200. Acres of. high Marſh if 7 Level, 
were to Pay as'much annually. for Repair of-F t&f. 


' 4% 5 2 
—_— | + wa Oy My anne wg 


9466 


F (2 
C72b 
H ISS 
Brought over 


The Owners of theſe high Marſhes, therefore ſeem 
indebted to the upper Levels, or towards the open 
Channel, in 65 ſuch annual Payments, as their Charges 
of Draining came to before their Agreement. Butleaſt > 13C0 
that Charge be not aſcertainable, I compute the fame | 
at 4d. per Annum the Acre, as the Marſhes on the South | 
of Rye do Pay. And ſo it comes to ; 

To the whole Level of }itterſham, 'and a Marſh ad- 
adjoyning called Playden Level, both containing 30co 
Acres; which at 4 d. the Acre, will Pay 501. per Ann, 
And that Summ being perpetuated , will at 20 Years 
Purchaſe, raiſe - 

To the Owners of Guildford Level, for the Draining- 
of ſome 3o0o Acres of Marſh for 15 Years laſt paſt, 
or thereabouts ; which at 4 4. the Acre comes to 501. 
per Annum : And ſo for 15 Year is | — 

To the ſame annual Payment at 20 Years Purchaſe 
if perpetuated —— — 

Theſe Lands did Drain out into Wame-may Creek, 
( Numb. 16. ) till the Stops there made Larid of that } 
Creek, and ſhut up that Drain. And therefore Ge] 


ICCO 


Owners of this Level made no Agreement for Drain- 
ing when the ſaid Agreements for Draining were made. 
To 300 Acres of Derelitt Land,or thereabouts ; gained | : 

out of Appledore Channel, by the two loweſt Stops made 
croſs the ſame. Theſe Stops turn all the Channel above 
them into marſh Land ; except a ſmall Drain for freſh- 
water. This new-gain'd Marſh has ſometimes been 
drowned with ſalt Water to ſcower Sluces. The Lord- ; 
warden alſo may lay it open to the Sea again, for bene- 
fit of Navigation ; and no Claim is made thereto, by 
thoſe at whoſe Charge the ſame was gained. Therefore 


560d 
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theſe Lands ſeem to be in the Crown: and not the 22700 


Pro of any Subjett. 

i pb foe theſe Lands to mend Appledore 
Channel (the general Land-Drain) ; will divide the be- 
nefit thereof, to the ſeveral Land Owners Drained the - 
ſame, and that in proportion to 'their Payments for ſuch 
Draining z And Rye Harbour will have ſome Reparation, 
by thoſe Stops, from whence it received much Damage. 
This Marſh fo uſed to ſcower Sluces, is not fully im: | 
proved ; but that Improvement will be received, if the |- 
ſaid Channel ſhall be open'd. For there will after be | | 
no need of a Bafon on any Land to ſcower Sluces. So 
the Condition 'of this Land confidered; I value the 
fame but at 12 s. per Annum the Acre, and fifteen Years 
Purchaſe, *and fo it' will raiſe- | 
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Fund 12350 
s Charge 94656 
&S 
VER ' Yet this Overplus of 2884 
ſeems ſubje&t to Abatement for Removal of Rumny and 


- Waland Marſh Sluces- as before. 


That part of the Baſox above 'Black-wal, was hired at 4co I. - 

3200. per Annum, or thereabouts in. 1635. and is now' Lett for 60 t 

| per Annum ; notwithſtanding all Endeavours for better Draining, 

* conſiſtent with Sluce-Stops. But' I hope the 

- Drain that _——_— 
_ | ;piſ it, 
Mn ; For | a Than 
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the ſame may eafily | 
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is new Channel will fall into the River Rorh-r, Which 
Banks IT compute at 4040 Rods, aud hope the ſame one 
part with'the other may be made for 33 s. the Rod, and 
afford Impliments for the Work 5 which comes to— 

: By Repair of old Channel Banks on the Rother, aboye 
Maytham Wall (Numb. 3.) ORAL 

By a Sluce in the Rother., juſt below the new Chan- 
nels Paſſage into the ſame. To keep the Tides np 
towards Bodyam (Numb. 1.) and Four ſmaller $luces 
above the ſaid Sluce ; To keep the Tides out of ſmall 
Drains — — _ 

By Repair of the two moſt Eafterly Breaches in May- 
tham Wall (Numb. 3.) and for two ſmall Guts or Trunks, 
To Drain that freſh Water Baſon (lying between the 
faid Wall and Black-wall ( Numb. 7. ) into- the new 
Channel . 


L ——— 


Total 


Fund.) To Fifteen years Arrears of 1601. pcr Annum,? 


ſeems Due from the Lords of RKumny Marſh , and Cum- 
miſſioners of Walland Marſh z For abort ſo long fince 


Tg 


9466 


I. 


they denied Payinent, Becauſe put to the Charge of { 2400 


removing their Sluces: and for other Cauſes of Com- 
plaint in the Fifth Objeftion, So if your Honovrs ſhall 
think thoſe Arrears due, and appropriable to this Work, 
Then the ſame (if right in time) come tv _ - 
Yet Money: fo ſpent on removing -of 
deduttable from the ſaid Summ 
To Money may be raiſed by that 160 J. _ 
at 20 Years Purchaſe, If your Honvurs ſhall be ſatisfied 
the open Channel wilt be a..good and laſting Drain to 
to thoſe Lands z.and will pleaſe to perpetuate that An- 
nual Payment —— I — 
The 1200. Acres of high Marſh i orſhn Level, 
were to Pay as much annually. for Repair of Banks, ©. 


- 


Sluces , ſeems 


as they Paid before 1635. (as in their ſaid Agreement) | 


but moſt of thoſe Lands were drowned ſoon after that 
time ; And ſo the full Rents thereof were Paid, purſuant | 
of the upper Level's Covenant to Indemnific. And thoſe 


Rents Paid free from wet and dry Fence, with other | 


Charges incident to Marſhes and all Lands) were much 
more to the Owners benefit, than if their Marſhes had 
been defended at their agfeed. Charge. . 

Becauſe thoſe Marſhes were not Drained and their 


Banks repaired ; Therefore the Gentlemen-moſt inte- | 


reſted in Witterſbam Level, ( being Commiſſioners of 
Sewers for the ſame, and alſo for the upper Levels) did 
omit to Pay for Securing their Witterſham Rents; yet 
the annual Values of thoſe Lands have been ſecured at 
the upper Level's Charge , cither by Payment of Rents, 


or Expence on Banks ; and that for 65 years. 


rn 6% a wks apqg+;46 dif 5 
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out C lore Channel, by SIT 
croſs the ſame. Theſe Stops turn all the Channel above | 
them into marſh Land ; except a ſmall Drain for freſh- 
water. This new-gain'd Marſh has ſometimes been 
drowned with ſalt Water to ſcower Sluces. The Lord- ; 
warden alſo may lay it open to the Sea again, for bene- 
fit of Navigation 5 and no Claim is made thereto , by 
thoſe at whoſe Charge the ſame was gained. Therefore | 
theſe oy ſeem to be in the Crown: and not the 22700 
Property of any Subject. 

roy dl bros theſe Lands to mend Appledore 
Channel (the general Land-Drain) ; will divide the be- 
nefit thereof, to the ſeveral Land Owners Drained the - 
ſame, and that in proportion to 'their Payments for ſuch 
Draining 3 And Xye-Harbour will have ſome Reparation, 
by thoſe Stops, from whence it received much Damage. 
This Marſh fo uſed to ſcower Sluces, is not fully im- | 
proved ; but that Improvement will be received, if the 
ſaid Channel ſhall be open'd. For there will after be | 
no need of a Bafor on any Land to ſcower Sluces. So 
the Condition 'of this Land confidered ; I value the 
fame but at 12 s. per Annum the Acre, and fifteen Years 
Purchaſe, and fo it' will raiſe- FI UREA J 


Fund 

Charge 
WW 
Sh Yet this Overplus of 

ſeems ſubje&t to Abatement for Removal of Rumny and 


- Waland Marſh Sluces as before. 


That part of the Baſox above Black-wall, was hired at 4co I. 

3200 per Annum, or thereabouts in 1635. and is now Lett for 604. 
per Annum ; notwithſtanding all Endeavours for better Draining,. 
* conſiſtent with Sluce-Stops. But I hope the open Channel may 
- Drain that low Marſh as well as formerly ; However, if I mi- 
yet as I propoſe to Imbank it, the ſame may eafily | 
be Drained by a Mill : For leſs Rain than falls 'on twice that 


ftake herein ; 


Expanſion, will be all the Water we can have there. | 
Six 'year after that Land ſhall be Drained, the ſame may 


be delivered back to its Owners (as agreed); So the Commil- * 
fioners of the upper Levels, will ſave 340 1. per Annum, by an 


open Channel; even in this Baſon. Therefore ſhould my Fund 


12350 
9466. . 


2884 


of 12350 }. before mentioned prove Inſufficient, either by your 


Honvur's Diſallowance of any part thereof, or otherwiſe ; 


the upper Leyels may 
Conſideration of the faid 34c t. 
The ſame Commiſſoners alſo, 


Annum. - 
ve ſeveral other Marſhes in 


their hands; becauſe not well enough Drained to pay the Drain- * 


ing Taxes, now about 9 s. per Ammum the Acre ; yet thoſe Lands, 
were formerly worth 20s. per Annum the Acre, or thereabouts, 


So far a better Drain is now wanted, 


en 
I -bumbly ſubmit'it to your Honour's great Judgment, how far- 
Charged to make the ſame good, in- 


